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1, Th(} plasit'a offlcicl deaignation ia Aiio»kr«£wes*k I 
Nauglobsow. " 1 " ateods for Co 3 i 3 truai,-i.nri T | 


la May 1958 ^ordera ware 
paosea xor xaa second eockstructios stage of the atoadc 
power plant, 

Tlie realtor tjrpe wes deaignated WM, this i.» a Sorlat 
declgnationo 


25 X 1 


The following teoperatureB ijere rejwrted regarding the 
superheated water at the reactor* a eteaa generators; 


head fraction tamperatiire 
tail fraction temperature 


2f>9,5 Centigrade 


2 /> 7,5 Centigrade 
S»q;plier firaa to the atonie powdr plant are the foUowihgY 


2. 


TEE' Bergnahnpifiorsigy 
S-tadilbau Nleaky 

VEE Etolfliitungs- und Apparatebau iocherelehen 
TEE ihaheip ipHiMi tieleaen . 

VEB. W^semuft^eituag Merkkleeberg 
TEB Sohrlei-tHingebetrieb Bitterfald 

TEE ITB CBnatMas-tunra} ftwdeBiKst 

TEE Lusftung Ne'tschkau 
YM Berija ’ 

Was'te mat^ial will be dumped in special eontalnera at the 
so~called burial grounds. Haste materials 

radloactlre waste water, radioactive «ham^ /.■a^l«l awri r>RY^ 

rsdloacUve gases (rare gases) of Idug Aaif-iivea, as well 
as contaminated machine parte, tools, etc. Excavated earth 
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reatiltlag ftom ^availing work and railroad ooastructimi 
aotlrlUaa waa duaiiad into tfolvita laka located aaat 
of the iriLant, filling it iqi 25 to 30 percant« The railroad 
line frca Bhainabarg to the plant waa oowpXetad and put into 
aarrloa in lata Apcrll 195d« Road conatruotion betvaan 
GranaM and limm waa prograaali^» Conorating 

work on thia road was eooplatad aa far aa tha bridge eroaaing 
the Polaow Cai^ near Mans* Staaenar atraat leading from thia 
point to the atonio plant waa being provided with a one-lane 
eonorete aurfaoe in late April 1958. 

3. Atout <0 wm mn etgjggtft at the ^ i n ia tw i atto n git#» 

. inoludizKg 20 frcm Kntwurfabuero tomv 
Induatriebau (deaigning office for Industrial buildiBg}/ 
and 40 froa S^rgie-Projektlonen Berlin (BP) • The 
Leningrad GUlAS^deaignlng office cooperate in thm pHaiiiilBga 
Sr* Franke of ITB (Ingenieur-*Tiefbau-Brandenburg} 
waa auperviaor of the building aotivitiea during the tiJM> 
under obaervation* 

At a loeetlhg with tha nanager of Bnergie- 
Projektierung Bei-lih^it waa leavnd that the flznst 
oonatruotion stage would be coaopleted in late 1961* In order 
to attain thia goalf the nembera of the vere 

obliged to do regular overtiae work* It waa fi?thexSre 
a nn o unc ed that the plant la to serve large-eoale experimental 
work rather than aerye econonlo purposes* On the grounds of 
the e3q)erienoe gained future atonic power plants will be 
built* On the other hand, infbxnatlon gained from employees 
and management indioated that the deadline for completion 
of the plant has been poa^ned from I960 to 1964 in view of 
the diffioultlee arising* After hia return from lioaeov, 
along with the delegatee Flachowaky, SohibiUa and 
Breitenwiacher, of VIS l»nergie-*ProJektieirttng Berlin, Schneider^ 
announced that ten nm power reactors ere to be built in 
tha GDR Igr 1970* 
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Legeodi I Reactor 

2 Electric power plant 

3 Engine hotase 

, 4 Laundry 

5 Administration 

6 Pumping station 

7 Water inlet 

8 Water processing plant 

9 Water discharge 

10 Smokestack i 

11 Shaft 

12 Cooling water pipes 

A - B 2-Bieter surface gradient 

Cooilng water is taken from Nehm ltsseeo T . > Waste water i® 

discharged into Stechlinaeef I the water returning to 
Nehmitssee along a connecting both lakes « Since 

the 'Tolume of watar of Stechlinsee^ ' is inadequate, it 

is Intended to provide ft^esh vaW* from Mueritsssee, 
Koelpinsee and Plauerse^ r ' to iSteehllnsee CZZI at a 
rate of 0,6 cubic aatera/sece Since all these lakes ax^e 
lacking of wter in tiiaes of drought, the only solution 
would be providing water ftroia the Peene River via 
Malchinersee [ / by punning it over the watershed o 
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